


Arlington High School Building Project 
AHS Construction Update — 2/10/2022 








Arlington HS Construction Schedule: April 2020 — April 2025 


Construction Details 
Phase 1 site-work is complete, 







PHASE 1 BUILDING CONSTRUCTION (September 2020 — February 2022) 
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COVID-19 Update 
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Representative, (617) 352-8593 e Saturday work is required for the foreseeable future 
SKANSKA Skanska USA Inc. ES Consigli Construction Co., Inc. HMEFH Architects, Inc 
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WEEKLY UPDATE — WEEK OF FEBRUARY 1474, 2022 
Progress Photographs — Taken Week of 2/7/2022 
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Photograph 1: Classroom Corridor Progress 


| Photograph 2: Locker Pod Progress 
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Photograph 3: Building D/E South Elevation (Mass Ave) 





Photograph 4: Building D South Elevation 
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Photograph 5: Building D East Elevation 





